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SUB J : FOURTH FLOOR PROJECT-LENINGRAD 
SECSTATE FOR A/SY/NSU 

1. PROVIDED SOME LOCAL AMERICAN ASSISTANCE IS AVAILABLE, 
ELECTRICAL PORTION OF PROJECT ESTIMATED TO BE COMPLETE ON OR 
ABOUT 21 OCTOBER, FREEING CE1 FASSLER FOR NEXT ASSIGNMENT. 

2. A COMPLETE LIST OF REMAINING PROJECTS WILL BE SENT TO 
A/SY/NSU BY POUCH ASAP. 

3. CE1 FASSLER FEELS ALL HANDTOOLS SHOULD BE SCRAPPED DUE TO 
CONDITION. THE FOLLOWING HEAVY AND POWER TOOLS SHOULD BE LEFT 
ON JOB FOR NEXT TEAM. ALL CIRCULAR SAWS, ELECTRIC DRILLS, FAA 
AND ELECTRIC WELDERS, LARGE JACK HAMMER, HYD HOLE PUNCH, AND 
REMSET. REMAINDER OF TOOLS TO BE RETURNED TO A/SY/NSU. 

4. MAIL TAKES APPROXIMATELY TWO TO THREE WEEKS VIA POUCH. 

HOLD FOR OR FORWARD TO NEXT POST ALL MAIL FOR CE1 FASSLER. 

5. DUE TO STOLEN WALLET, CE1 FASSLER REQUESTS INFO AS TO PRESENT 
BALANCE OF BANK ACCOUNT. 

6. HOLDING MAIL AND UNACCOMPANIED AIR FREIGHT OF CE1 BATTLE UNTIL 
TRAVEL STATUS KNOWN. 
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